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Message Text 

CONFIDENTIAL 

PAGE 01 STATE 108928 
ORIGIN SY-05 

INEO OCT-OI EUR-I2 ISO-00 FBOE-00 A-OI OC-06 CCO-00 
OCPE-00 OCL-00 /025 R 

DRAETED BY A/SY/OPS/T:C PELCZYNSKTSPL 
APPROVED BY A/SY/OPS/T:M MUSSER, CHIEF 
SY/OPS/FO/EUR:A HANREHAN 
FBO:P STANCE 
DESIRED DISTRIBUTION 

SY/OPS/EO/EUR, SY/OPS/FO/NSU, OC/S, OC/PE, EBO 

096243 282007Z/53 

R28I920Z APR78 
EM SECSTATE WASHDC 
TO AMEMBASSY ATHENS 
AMEMBASSY ANKARA 
INEO AMCONSUL ERANKEURT 

CONEIDENTIAL STATE 108928 

E.O. 1 1652: GDS 
TAGS: ASEC, AFAC 

SUBJECT: PROJECTS - AMEMB ANKARA 

ATHENS EOR OIC/TSO, ATO; ANKARA EOR RSO, CRO; ERANKEURT FOR 
OIC/RTC, RSS; FROM SY/OPS/T 

REF: A. ANKARA 3124 (NOTAL) B. PHONCON 27 APR PELCZYNSKF 
BRUGUIER 

1 . PROJECT B PER REETEL (ACR PARENT ROOM MODIFICATION) 

APPROPRIATE EOR TSO ATHENS TO ACCOMPLISH EMPLOYING TSOS AND 
SEABEES EROM ATHENS, WITH TDY ASSISTANCE OE SEABEES EROM 
TEL AVIV AND TEHRAN IE NECESSARY. TSO WILL SUPERVISE 
ENTIRE PROJECT ON SITE. OIC/TSO SHOULD COORDINATE SEABEE 
CONEIDENTIAL 

CONEIDENTIAL 

PAGE 02 STATE 108928 

AVAILABILITY WITH RSOS TEL AVIV AND TEHRAN AND SCHEDULE 
PROJECT ACCORDINGLY. PRIOR TO PROCEEDING, POST MUST OBTAIN 
FBO CLEARANCE RE INTENDED BUILDING MODIFICATIONS. 

2. FOR ANKARA: EXECUTION OE PROJECTS A AND C PER REFTEL 
STILL REQUIRES DISCUSSIONS CONTINUING HERE; RESULTS WILL BE 
SUBJECT OE SEPTEL LATER. MEANWHILE, TSO ATHENS TO PROCEED 
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WITH ACR PARENT ROOM PROJECT SEPARATELY. VANCE 

CONEIDENTIAL 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 apr 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978STATE1 08928 

Document Source: CORE 

Document Unique ID: 00 

Drafter: C PELCZYNSKLSPL 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: D7801 82-0804 

Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1978044/aaaaacoz.tel 

Line Count: 63 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 6e5301ab-c288-dd1 1-92da-001cc4696bcc 
Office: ORIGIN SY 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 78 ANKARA 3124 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 08 jun 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2915945 
Secure: OPEN 
Status: NATIVE 

Subject: PROJECTS - AMEMB ANKARA ATHENS FOR OIC/TSO, ATO; ANKARA FOR RSO, CRO; FRANKFURT FOR OIC/RTC, RSS; FROM 
SY/OPS/T 

TAGS: ASEC, AFAC 
To: ATHENS ANKARA 
Type: TE 
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